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BILL NO, 


S-76-09- /■'Z- 


SPECIAL ORDINANCE NO. S- 




AN ORDINANCE approving a contract 
with Dailey Asphalt Products Co., 
Inc., for resurfacing of Taylor 
Street and Superior Street. 


BE IT ORDAINED BY THE COMMON COUNCIL OF THE CITY OF 
FORT WAYNE, INDIANA: 

SECTION 1. That the contract dated August 27, 

1976, between the City of Fort Wayne, by and through its Mayor 
and the Board of Public Works and Dailey Asphalt Products Co., 
Inc., for: 


Resurfacing of Taylor Street (Ardmore Avenue to 
Fairfield Avenue) and Superior Street (Van Buren 
Street to Lafayette Street) and known as Improve¬ 
ment Resolution 5719-1976. 


for a total cost of $127,090.30, all as more particularly set 
forth in said contract which is on file in the Office of the 
Board of Public Works and is by reference incorporated herein, 
made a part hereof and is hereby in all things ratified, con¬ 
firmed and approved. 

SECTION 2. This Ordinance shall be in full force 
and effect from and after its passage and approval by the Mayor. 



APPROVED AS TO FORM 

i 









seconded by •. 


' ?.rad the Hrst tine in full end rn notion by 

_, /ind duly adopted.- read the second tine Gy title and referred 

to the Committee on_ C(t) __(and the city bran 

Coinmi ""inn for r-r-* , "- l! i l,i t' l r i ! i i end Pi ,! 'l' > ' / ~ lrJf en' nn bo imn -»y<->r |T " 1 not i ce > 

at the Council Chambers, City-County Building , Fort l Tyne, Indiana, on _„ 

the*'" Hay of ” _, 197_, at _"* 


o'clock P.H.,E.S.T. 
. Date: 




CiTYmRr - 

Read the third time in full and on motion b_y_ 
seconded by _> and duly adopted, placed on its pass ape. 




Passed by the foilov;inn vote: 

’ ' - AYES NAYS ABSTAINED 


TOTAL VOTES 
BURNS 
HINGA " 
HUNTER 


] i:u q] □ 




HOSES 

KUCKOLS- 

SCHMIDT, D. 

4- — 

X _ 
X 

SCHHIDT, V. 

yt _ 

STIER 


TALARI CO 

UL ___ 

DATE: 




CITY CLERK 


Passed and adopted by the Common Council of the City of Fort Wayne, Indiana,' 



















































Bill No. S-76-09-17 


We, 


REPORT OF THE COMMITTEE ON PUBLIC WORKS 

your Committee on Public Works __ to whom was referred an Ordinance 

approving a contract with Dailey Asphalt Products Co., Inc., for 

resurfacing of Taylor Street and Superior Street ' 



have had said Ordinance under consideration and beg leave to report back to the Common 

Council that said Ordinance ■ - _ PASS * —v. 

_ ■ ^ - _ 


Winfield C. Moses, Jr. - Chairman 

Donald J. Schmidt - Vice-Chairman 


Vivian G. Schmidt 


Paul M. Burns 


William T. Hinga 



r ^ CONCURRED IN 
,j Y( CHARLES W. WESTERM \N, CITY CLERK 






































THE CITY OF FORT WAYNE 

board of public works 
city-county building 
one main street 
fort wayne, indiana 46802 


July 28, 1976 


The Common Council 
Fort Wayne, Indiana 


Gentlemen and Mrs. Schmidt: 

The Board of Works has taken bids and awarded contracts for the first two 

phases of the resurfacing program for 1976. Contracts have been awarded as follows: 

Dailey Asphalt Products - $127,090.30 

for Taylor (Ardmore to Fairfield) 

Superior (Van Buren to Lafayette) 

Wayne Asphalt & Construction — $ 47,601.70 

for Kirkfield (Inwood to Highwood) 

Courtwood (Kirkfield to 300 feet northwest) 

Inwood (Vance to Marigold) 

St. Joe River Dr. (Parnell to Addison) 

Since we are well into the construction season, the contractors and Board 
respectfully request a "Prior Approval" of the contracts. Bids for the 
balance of the program will be scheduled as soon as documents can be prepared. 

An Ordinance for formal approval will be submitted August 10, 1976. 



/eis 

Attachments: Bid Tabulations 
















;iTY OF FORT WAYNE 
r g •_ July, 1976 _ 


Center Line Length. 
Property Frontcge. 


ITEM 

quantity 

UNIT' 

j UNIT CCS - ! ALCU.’.’T ’ 

!, t ru~i i • r. 

UNIT 

EX 

Pavement Removal 

, 1,500 

S.Y. 

j 5 

00 

7,500 {CO 

2 






1 


Hot Asphalt Binder, #53 

#40 

Ton 

! 22 

jOO i 9,680(00 

1_ itt 



■ 

| 


i i i 

Hot Asphalt Binder, #11 

3,213 

Ton 

22 

00 

j 70,686 joo . 

)3 





i ! 

|_ u 

Hot Asphalt Binder A-2 City Mix 

2,878 

Ton 

23 

00 

j 66,194 loo j 

i* 






1 i i 


Joint and Crack Sealer 

6 

Ton 

i 550 

00 

3,300 joo : 

'7cc 




j 


! 1 


Common Excavation 

200 

C.Y. 

i 5 

00 

| 1,000 joo ; 

_^ 






! 1 1 


Ditching 

2,400 

L.F. 

1 

|oo 

j 2 , 4 oo|oo j 

_ L 

; 




1 

i I 1 


Manhole adjusted and set to grade 

65 

Each 

150 

00 

9,750 ioo i 





i 

i ! 


• Catch Basin adjusted and set to grade 

95 

Each 

150 

joo 

14/250 joo i 

lot 

1 





! I 


iWater Valve adjusted and set to grade 

77 

Each! 

! 60 

00 

4,620 joo 1 


1 



1 

i 

i ; 

1 1 1 


! Sidewalk Removal 

44 

S.Y- 

! 5 

CO 

220 ioo * 

L 



j 

1 


i i 


Hew Curbface Walk 

4oo 

S.F.j 

1 1 

50 

600 joo j 

/ 



| 



1 1 


j 12 " C.M.P. 

300 

L.F.j 

i 15 

00 

4,500*00 1 

7? 

! 


i 

i 

1 

1 i 


New Special Inlet 

1 

Each! 

! 500 

00 

500 ioo ; 

4-co 



j 

1 

I 



; Rip Rap 

10 

Ton i 

I 20 

00 j 

200 100 ’ 

_ 12 . 



i 

i i 

1 


j Crushed Stone, #73 

40o 

Ton j 

! ej 

00 ! 

! 3,200 00 

4- 

1 


. 1 


1 



| 


I 

! 







| 

1 

j ; 




1 

! 

1 

i i 

— 

1 




s 


1 


« i 




j 


r i! ! | : 


Sub Totai 


| j ! 198,600 -00. . 


inoonnn € 

* inspection 

i i 

I i i ! 



Total Estimated Cost | 

j | (198,600 ioo 1 


Sheet Lof ZL 
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- L ‘ C0.'iirc . ^ietioa Company, Inc. AS414IT C03?CS?ir! x gv rnn , h „ pH , 

Co. , Inc. 


^ y . \ /j^o, I &*i~- 
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i j/ 

?jT 

92 bSo 
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Ct 7/t 
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il 
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00 
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*00 
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-. l 



900 , 
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i 4 


S’oo 
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1 5. 

00 

1.000 
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. --sag 
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50 
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00 
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CO 

i 






lj 












i 

oJsS. 

00 1 tnc, 
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op 
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0 Q 

/3o 
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—a 

lot 

2 * 

,-2S£P 
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00 

/3o 
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C23SO 

<?o 
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00 
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00 

os 

o° 
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P? 
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CONTRACT 


CITY PAID 

SUBJECT TO COUNCILMANIC APPROVAL 

PRELIMINARY MEETING __ 

RATIFICATIO N _ _ 


Agr??m?tlt made and entered into thi: 
by and between ~~ ~ . ~~ . - . r , ~~ 








-DAILEY ASPHALT PRODUCTS CO., INC.--- 

hereinafter called "Contractor" and the City of Fort Wayne, Indiana, a municipal corporation, herein¬ 
after called "City," under and by virtue of an act of the General Assembly of the State of Indiana, 
entitled "An Act Concerning Municipal Corporations,” approved March 6, 1905, and all amendatory 
and supplementary acts thereto, WITNESSETH: That the Contractor covenants and agrees to im¬ 
prove- Resolution No. 5719-1976; To improve by resurfacing, improving curbs and 
restoring pavement on two streets in the 1st and 4th Councilmanic Districts, 


as described on the attached resolution. 


by grading and paving the roadway to a width of , XXXXXXXSQQCXX wi th XXXXXXXXXXXXXXXXKXXX 

X3orr/:axxxxxxxxxxxxxxxxxxxx](xxxxxixKxxxxxxxxxxxxxx](xxx:<xxxxx}(xxx}oocnD(X}ocooQ^XK X 

upon a foundation and with curbing as fully set out in the specifications hereinafter referred to, in a 
good and workmanlike manner and to the entire satisfaction of said City, in accordance with Improve¬ 


ment Resolution No. 5719-1976^ 


At the following prices: 



Pavement Removal 

Three dollars and no cents, 
per square yard 

3-00 

Hot Asphalt Binder, #53 

Fourteen dollars and no cents, 
per ton 

14.00 

Hot Asphalt Binder, #11 

Thirteen dollars and ten cents, 
per ton 

13.10 

Hot Asphalt Binder A-2 

City Mix 

Fourteen dollars and fifty cents, 
per ton 

14.50 

Joint and Crack Sealer 

Seven hundred dollars and no cents, 
per ton 

700.00 

Common Excavation 

Four dollars and fifty cents, per 
cubic yard 

4.50 

Ditching 

One dollar and fifty cents, per 
lineal foot 

1.50 

Manhole Adjusted and set 
to grade 

Seventy five dollars and no cents, 
per each 

75.00 

Catch Basin adjusted and 
set to grade 

One hundred dollars and no cents, 
per each 

100.00 

Water Valve adjusted and 
set to grade 

Sixty dollars.and no cents, per each 

60.00 

Sidewalk Removal 

One dollar and no cents, per square yard 

1.00 

New Curbface Walk 

One dollar and fifty cents, per square 
foot 

1.50 

12” C.M.F. 

Six-' dollars and fifty cents, per 

6.50 

























At the following prices: 


Pavement Removal 

Three dollars and no cents, 
per square yard 

3.00 

Hot Asphalt Binder, #53 

Fourteen dollars and no cents, 
per ton 

14.00 

Hot Asphalt Binder, #11 

Thirteen dollars and ten cents, 
per ton 

13.10 

Hot Asphalt Binder A-2 
City Mix 

Fourteen dollars and fifty cents, 
per ton 

14.50 

Joint and Crack Sealer 

Seven hundred dollars and no cents, 
per ton 

700.00 

Common Excavation 

Four dollars and fifty cents, per 
cubic yard 

4.50 

Ditching 

One dollar and fifty cents, per 
lineal foot 

1.50 

Manhole Adjusted and set 
to grade 

Seventy five dollars and no cents, 
per each 

75.00 

Catch Basin adjusted and 
set to grade 

One hundred dollars and no cents, 
per each 

100.00 

Water Valve adjusted and 
set to grade 

Sixty dollars and no cents, per each 

60.00 

Sidewalk Removal 

One dollar and no cents, per square yard 

1.00 

New Curbface Walk 

One dollar and fifty cents, per square 
foot 

1.50 

12” C.M.P. 

Six- dollars and fifty cants, per 
-Lineai root 

6.50 

New Special Inks 

Four hundred dollars and no cent 5 per 
each 

400.00 

Rip Rap 

Twelve dollars and no cents, per ton 

12.00 


Crushed Stone, #73. Four dollars and fiStJr cents, per ton 4.50 


The Contractor will furnish immediately a certificate from the Industrial Board of 
the State of Indiana, that he has complied with Sections 5, 68, 69 of the Workmen’s 
Compensation Act, approved March 14, 1929 , in accordance with Section l4 of the 
Compensation Act (Acts 1929 , page 545, being Section 94-59 of Burns Annotated 
Statutes, Volume IV). (Section 40-1214 Burns Annotated 1952 Revision, Volume VIII). 


A copy of General Ordinance Wo. G-60-66, concerning discriminating in employment 
under municipal contracts, is attached and incorporated herein by reference. 




GUARANTY BOND 


%tixm All M?h bg presents, That vfe--zr.zzzz.~zjzzz^zzzz.— ■■ — 

- -DAILEY ASPHALT PRODUCTS CO., IN C. --- CWrartn™ 


as principal, and— Z7~ ~T. Z~.Z~ ILZZZ^~JZZ -—1------ 

ST. PAUL FILE AM). NARINE INSURANCE COMPANY O F ST. PAUL, MINNESOTA—— .- aQ surety 

are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of-i MIL . ^EPPft . IL™ M5X~ 
SEVE W THOUSAND, NINETY DOLLARS AM) THIRTY CENTS-- 


_— --—— (f 127,090.3q 

for the payment of which well and truly to be made we jointly and severally bind ourselves, our heirs, 
executors, administrators and assigns firmly by these presents. 

The conditions of the above obligation are, that whereas the said:= ^r.7 . -r-~— : ~ ~ - - r 

___DAILEY ASPHALT PRODUCTS CO. , INC.--"- t -- 

,\V" . . 

did on the_day of-*-A-'', 

_^_, enter into a contract with the City of Fort Wayne to construct a 

___ ;'> 

sac. .....1_ss-ggp&gffi -Reaolu id on,. I\ T o^.. . ^ 719 .-1- 9 7^ — ^9 - 

improve by resurfa cing, improving curbs an d restoring pavement on two streets- ; 

in the 1st and 4th Cou n cilma nic Distric ts, as d escribed on th e attached resoluti on. 


- according to certain plans and specifications, and 

for a period of three years 

also warranting and guaranteeing the work/material and condition of the pavement thereof as provided 
in aforesaid contract and specifications. Now if the said 77 " —r - r . r - r„-— 


D AILEY ASPHALT PRODUCTS CO.. INC. _shall faithfully perform and fulfill all the require¬ 


ments of said warranty and guaranty, and make all repairs required under said guarantee, and in the, 
manner provided for, then this bond to be null and void, otherwise to be in full force and effect.-;. ■ . ‘ 


WITNESS 


, , * , 28 , , July, 19 76- 

hands and seals this-day of- 



ZENT & RYE, 
zed Agents' 1 




Approved this 




i & Kit. 1 m. 



tj.. isLSShg^_ 

/ .—i Board of Public Works. 
























































LIABILITY BOND 


SCmaa All Mtn fag ©fata? fJrpaeata, That - - 

-DAILEY ASPHALT PRODUCTS CO.. INC---- 

as principal, anriST. PAUL FIRE AND MARINE INSU RANCE CO MPANY OF. ST. PAUL, MINNESOTA ■' 


' s', • i > -• 

as surety, are held and firmly bound to the City of Fort Wayne, Indiana, in the sum of ONE -HUNDRED ' . 

: t- \ V \ 

TWENTY SEVEN THOUSAND, NINETY DOLLARS AND THIRTY CENTS- 

for the payment of which well and truly to be made we jointly and severally bind ourselves our heirZ 

executors, administrators and assigns firmly by these presents. \ 

--------- 127/690/3^ 

The conditions of the above obligation are such, t hat if the above named party of the first part shall 


faithfully comply with the foregoing contract made and entered into the. 


d » y c f ~ — -j —;—"—7 -.with the City of Fort Wayne, Indiana, and shall faithfully fulfill 

all the conditions and stipulations therein containe d, except the warranty and guaranty of the pave¬ 
ment as to the workmanship, material and conditions for the period of three.( 3 )years, according to the 
true intent and meaning thereof in all respects, then this obligation to be void, otherwise to be and re¬ 
main in full force and virtue in law and in the even t the said City shall extend the time for the comple¬ 
tion of said work, such extension shall not in any way release the sureties on this bond 


WITNESS our hands and seals this._ 


—day of_ 


July, 1976 



< 


? (p _ 

—' 7 ~ Board of Public Works. 


COMPLETED IN STREET ENGINEERING DEPARTMENT 
JULY 26 , 1976 







































TITLE df" ORDINANCE SPECIAL ORDINANCE - Contract of Dailey Asphalt Products Co,, Inc . 

DEPARTMENT REQUESTING ORDINANCE board of public works _ 

. sJl- yC-of-Y7 

SYNOPSIS OF ORDINANCE Contract of Dailey Asphalt Products CoS. Inc, in amount nf 

$127,090.30 for Street Improvement Resolution 5719-1976 provides for resurfacing of 

Taylor Street (Ardmore Avenue to Fairfield Avenue) 

Superior Street (Van Buren Street to Lafayette Street) 

This was the low bid of five received (See tabulation attached) 


(SEE ATTACHED PRIOR APPROVAL) 


EFFECT OF PASSAGE street Improvements as approved for Revenue Sharing 


EFFECT OF NON-PASSAGE Prior Approval received 


MONEY INVOLVED (Direct costs. Expenditures, Savings) $127,090.30 from Revenue 

Sharing. 


ASSIGNED TO CWIITTCE 































